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Message Text 


UNCLASSIFIED 

PAGE 01 SAN SA 01236 112103Z 

11 

ACTION ARA-10 

INFO OCT-01 ISO-OO EB-07 /018W 

095933 

R 112030Z MAR 76 
FM AMEMBASSY SAN SALVADOR 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 552 

UNCLAS SAN SALVADOR 1236 

EO 11652: N/A 
TAGS: BTIO ES 

SUB J : FOREIGN GOVERNMENT TENDER (ANDA IM 2/76) 

REF: STATE A1168, 2/11/74 

1.21 1/01/T-0024 
2.031176 

3. M. EINIK 

4. 211 EL SALVADOR 

5. N — 

6(A) REPLY/WRITE TO - 

(B) 

(C) ADMINISTRACION NACIONAL DE ACUEDUCTOS Y AI.CANTF.RTT LAPPS 
(ANDA) 

GERENCIATCJL PROYECTO ZONA NORTE 9A. AVENIDA SUR NO. 214 
SAN SALVADOR, EL SALVADOR, CENTRAL AMERICA 

7. LICITACION IM2/76 

8. 043076 
9.201 

10. 9915199-0150. THE GOES WATER SERVICES ADMINISTRATION 
(ANDA) INVITES FIRMS TO BID ON DRILLING AND TESTING OF 
APPROXIMATELY 6 WELLS WHICH WILL BE PART OF THE FIRST STAGE 
OF ANDA'S NORTH ZONE PROGRAM TO SUPPLY WATER TO SAN SALVADOR. 
THE WELLS WILL BE OF DEPTHS VARYING BETWEEN 125 AND 
175 METERS AND 16 INCHES IN DIAMETER, LOCATED SOME 4 KILOMETERS 
TO THE NORTH SIDE OF SITIO DEL NINO HEAR THE THE HIGHWAY TO OPICO. 
ANDA IS WILLING TO CONSIDER PARTIAL BIDS COVERING THREE WELL. 

THE BID INCLUDES, THE SUPPLY AND INSTALLATION OF THE WELL 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 SAN SA 01236 112103Z 

SCREEING AND THE DEVELOPMENT AND TESTING OF THE WELLS FOR 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 

THE PRODUCTION OF WATER. THE BID DOES NOT INCLUDE THE PUMPS, 

PUMP HOUSING OR OPERATING EQUIPMENT. BIDS WILL BE OPENED ON 
THE DUE DATE. CONSTRUCTION IS PROGRAMMED TO BEGIN IUNE 1, 

1976 PROJECT PARTIALLY FINANCED BY IDB. COPIES OF COMPLETE 
TECHNICAL SPECIFICATIONS AND BIDDING REGULATIONS ARE AVAILABLE 
FOR $40.00 (ONE HUNDRED COLONES) AT THE OFFICE NOTED IN 6C. 

ANDA DOES NOT MAIL SPECIFICATIONS/REGULATIONS TO FOREIGN 
COUNTRIES. NO COPIES WILL BE BOUGHT BY THE EMBASSY UNLESS 
REQUIRED BY USDOC. BIDS MUST BE SENT IN SPANISH, WITH AN 
ORIGINAL AND ONE COPY. 

CAMPBELL 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 11 MAR 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976SANSA01236 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760093-0836 
From: SAN SALVADOR 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 9760371 /aaaackjl. tel 

Line Count: 72 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: wolfsd 
Review Comment: n/a 
Review Content Flags: 

Review Date: 28 MAY 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <28 MAY 2004 by fisherem>; APPROVED <20 SEP 2004 by wolfsd> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER (ANDA IM 2/76) 

TAGS: BTIO, ES 
To: COM 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



